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Message Text 


LIMITED OFFICAL USE BRAZZAVILLE 0636 

FOR A/SY/NSU FROM POIC UTI A. MORRELL, BRAZZAVILLE 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: RENOVATIONS AT EMBASSY 
REF: NSU INSTRUCTION 3120.1A (SOP) 

IN ACCORDANCE WITH THE STATED REF, THE FOLLOWING IS 
PROVIDED FOR THE ATTENTION OF THE OFFICER-IN-CHARGE 
NAVAL SUPPORT UNIT: 

(A) UTI A. MORRELL ARRIVED AT POST 15 MAY 1978 AT 

1045 HOURS. GOVERNMENT QUARTERS ARE NOT AVAILABLE, 
GOVERNMENT MESSING IS NOT AVAILABLE. 

(B) PROBLEMS: THERE HAS BEEN A 3-DAY WORK DELAY 
BECAUSE NO SCHEMATIC PRINTS, OR SPECIFICATIONS WERE 
AVAIABLE FOR THE ELECTRICAL RENOVATIONS IN THE EXECUTIVE 
AREA. 

(C) RSO D. ROBERTS AND PSO E. BAILEY HAVE INSTRUCTED 
THE JOB CONTRACTOR TO BEGIN HIS RENOVATIONS IN THE 
EXECUTIVE AREA. ON 18 MAY 1978 THE CONTRACTOR WILL 
PROVIDE DRAWINGS AND PRINTS OF THE WIRING INSTALLA- 
TIONS, ALLEGEDLY PRIOR TO COMPLETION. THE CONTRACTOR 
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ESTIMATES 15 DAYS UNTIL THE PROJECT REACHES 
TERMINATION ON OR ABOUT 1 JUNE 1978. 

KATZF.N 


LIMITED OFFICIAL USE 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


NNN 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 may 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978BRAZZA00636 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780218-0114 
Format: TEL 
From: BRAZZAVILLE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t1 9780531 /aaaaazof. tel 

Line Count: 58 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 4ca20799-c288-dd1 1-92da-001cc4696bcc 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 26 apr 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2609813 
Secure: OPEN 
Status: NATIVE 

Subject: RENOVATIONS AT EMBASSY 
TAGS: ABLD, ASEC 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/4ca20799-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 

Sheryl P. Walter 
Declassified/Released 
US Department of State 
EO Systematic Review 
20 Mar 2014 

Markings: Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



